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1974-75  FISCAL  YEAR 
CAPITAL  BUDGET  SUMMARY 


I   Loan  Orders  Inside  Debt  Limit  (G.L.,  Ch.  44,  Sec.  10) 

(Down  payments  Required.   See  Footnotes  (1),  (2)  and  (3)) 

A.  On  File.   Public  Lighting  (G.L. ,  Ch .  44,  Sec.  7  (14))  $  2,000,000  (1) 

B.  New  Submission: 

1.   Extraordinary  Repair,  Schools  (G.L.,Ch.  44,  Sec.  7,cl.(3a))  1,500,000  (1) 

.  2.   Bridges                      (G.L. ,Ch.  44,  Sec.  7,cl.(4))  500,000  (2) 

3.  Public  Ways                   (G.L.,Ch.  44,  Sec.  7,cl.(5))  4,500,000  (1) 

4.  Sidewalks                     (G.L.,Ch.  44,  Sec.  7,cl.(6))  1,000,000  (1) 

5.  Departmental  Equipment        (G.L.,Ch.  44,  Sec.  7,cl.(9))  1,500.000  (1) 


$11,000,000 


[I   Loan  Orders  Outside  Debt  Limit  (No  Down  payments  Required) 


o.   Water  Mains,  Less  than  16"  Diameter 

(G.L.,  Ch.  44,  Sec.  8,  cl.  (5))  1,500,000 

7.  Water  Mains,  Over  16"  Diameter 

(G.L.,  Ch.  44,  Sec.  8,  cl .  (6))  1,500,000 

8.  Public  Facilities  (Ch.  642,  Acts  of  1966,  amended)  15,500,000 

Public  Offstreet  Parking  $1,500,000 

Building  Alterations  4,500,000 

-^Library  Facilities  2,000,000 

Parks  &  Recreation  Facilities  7,500,000  


18,500,000 


3tal  Loan  Orders  $29,500,000 
[I   Special  Appropriations  and  Transfer  Orders 

1.  Parkman  Fund  Income  1974-June  1975  400,000 

2.  Sales  of  Park  Land  250,000 

3.  Sales  of  School  Property  635,000 

4.  Sales  of  City  Property  -  (Fire  Department)  950,000 

$  2,235,000 


IV  Annual  Cash  Budget  1974-1975  (Anticipated) 

1.  Account  (1-01-88-7)  Public  Facilities  Department  $    200,000 

2.  "     (1-01-8S-S)  Public  Facilities  Department  150,000 

3.  "           (1-03-11-710)    PV.'D  Lighting  450,000 

4.  "     (1-03-11-713)  PV.'D  Bridge  Reconstruction  267,000 

5.  "     (1-03-11-716)  PWD  Public  Ways,  etc.  Dov.m  payments  195,000 

6.  "    (1-11-41-8)  Parks  S  Recreation  Department  1,070,000 

7.  "     (3-33-21-8)  P.  &  R.  Cemetery  Division  70,000 

8.  "     (3-71-12-7)  PWD  Water  Division           -  1,000,000 


Grand  Total,  1974-75  Capital  Budget 


3,402,000 
$35,637,000 


Notes:   (1)   Required  Down  payments  Passed  By  Council  April  2,  1973  and 
approved  by  Mayor. May  8,  1973.   (City  Document  37-1973) 
(2)   Items  IV  4,5  above  includes  required  down  payment. 


lo::g  range  capital  improvement  program 

1974  -  1983 
1  February  19  74 

PERSPECTIVE 

Boston's  1974-1983  capital  program  reflects  a  continuing  balance  between 
two  sets  of  needs.   There  are  on  the  one  hand  the  individual  geographic  neigh- 
borhoods whose  residents  require  local  facilities,  easily  accessible.   There 
are  also  requirements  for  major  institutional  construction  serving  residents 
of  all  neighborhoods,  as  well  as  residents  of  the  larger  metropolitan  area. 
When  Boston  began  planning  and  building  in  the  1950's  and  1960's,  after 
several  decades  of  capital  program  neglect  which  it  shared  with  the  rest  of 
the  country,  it  began  with  the  centralized  institutions.   In  retrospect  this 
is  fortunate;  for  those  necessary  facilities,  if  constructed  today,  would 
probably  not  be  affordable  in  the  current  market. 

During  the  period  of  1960  to  1970,  with  some  overlap  into  the  present 
period,  Boston  replaced  its  outmoded  city  hall  (but  successfully  preserved 
the  historic  old  landmark  for  new  commercial  taxable  use) ;  provided  a  new 
wing  vastly  increasing  the  capacity  of  its  central  library  (the  state's 
library  of  last  resort,  and  one  of  two  such  libraries  in  the  country  belonging 
to  the  Research  Libraries  Association) ; constructed  a  convention  center  and  civic 
auditorium  which  enables  it  to  compete  for  exhibitions  and  conventions  on  a 
national  scale;   and  began  the  program  which  is  reestablishing  the  plant  of 
Boston  City  Hospital  as  befit;;  one  of  the  major  medical  institutions  on  the 
East  Coast,  and  a  pioneer  in  the  field  of  outpatient  medicine.   That  program 
is  still  ongoing,  as  is  the  construction  of  a  central  maintenance  facility 
for  the  city's  motor  vehicles.   Plans  for  one  major  central  high  school  were 
developed,  but'  it  never  completely  materialized;  instead,  regional  high  schools 
drawing  on  city  with'  populat Ions  now  are  being  constructed. 


Having  begun  the  program  of  major  institutional  construction  to  provide 
the  city  wide  services,  the  city  was  able  to  turn  greater  attention  to  neigh- 
borhood needs.   The  ability  to  recognize  and  respond  to  these  needs  is  partly 
a  by  product  of  the  urban  renewal  planning  which  took  place  in  the  early  1960's, 
when  the  B.R.A.  was  "planning  with  people".   Later,  a  national  trend  toward 
decentralizing  government  further  encouraged   recognition  of  neighborhood  as 
opposed  to  city  wide  needs.  ; 

Having  committed  the  city  to  provide  local  facilities  as  offsets  of 
Federal  urban  renewal  funding  in  neighborhoods  which  accepted  the  renewal 
program,  Boston  realized  the  need  to  increase  expenditures  in  areas  which 
did  not  want  to  be  formally  "renewed".  ! 

'   Creation  of  the  Public  Facilities  Department  in  1966  marked  the  begining 
of  Boston's  effort  to  gear  up  for  its  massive  construction  and  financing  progrs 

The  following  tables  show,  by  neighborhoods,  facilities  constructed 
between  1960  and  19  73. 

I  All  of  this  progress  can  not  be  without  cost.   All  city  construction  is 
not 'financed  through  bonds;  however,  outstanding  bonded  indebtedness  is  one   . 
good  indicator  of  the  size  of  a  capital  program.   On  December  31,  1959,  this 
stood  at  $103,413,775,  of  which  $42,250,000  was  the  recently  issued  funding 
loan.   By  December  31,  1967,  it  had  risen  to  $141,125,000  ($24,250,000  for  the 
funding  loan)  and  by  December  31,  1973,  it  stood  at  $326,605,201  ($10,750,000 
for  the  funding  loan).   The  total  amount  of  new  issuances  required  by  the 
fiscal  1974-19S3  program  will  he  over  $950,000,000.   These  figures,  it  must 
be  emphasized,  are  gross  totals.   They  do  not  take  into  account  the  fact  that 
state  aid  fur  school  construction  has,  over  the  years  paid  for  from  20;:  to 
of  state  approved  school  project  costs.   The  state  now  pays  65%  of  principal 


ms  . 


and  interest  on  school  -bonds  and  is  expected  to  continue  doing  so  over  the 
life  of  thi:.  capital  improvement  program.   Very  few  other  external  aids 
for  construction  arc  expected,  however. 

This  should  not  be  taken  as  an  indication  that  the  city  should  sub- 
stantially curtail  expenditures  on  what  is  obviously  a  neglected  public 
physical  plant.   It  should  hovevcr,  serve  as  a  reminder  that  the  taxable 
resources  represented  by  Boston's  residents  and  employers  are  not  infinite. 
It  does  mean  that  the  interdepartmental  coordinative  efforts  and  the  con- 
struction cost  control  mechanisms  begun  by  the  Public  Facilities  Department 
must  be  continued  and  strengthened.   It  may  mean  that  not  every  area  can 
have  every  facility  it  needs  in  the  near  future. 

It  also  means  that  the  Commonwealth  must  continue  and  expand  its 
efforts  to  assist  its  capital  city.   This  may  be  through  additional  reim- 
bursement programs,  by  assuming  full  funding  responsibility  for  some 
services,  by  strongly  encouraging  regional  participation  by  suburbs  in 
projects  having  regional  implications,  by  allowing  expanded  tax  resources 
to  its  cities  and  towns,  or  by  all  of  the  above. 

"Community"  or  "Special"  revenue  sharing  federal  monies,  when  they 
arrive,  must  be  carefully  allocated  among  capital  and  operating  costs. 


city  of  boston 
capital  outlay  pkocuam-,   -  tij!:::tii'i::i)  pbojf.cts  -,   1960-1967, 
by  pi.a::::i;;g  districts 


F.ar.t     ToiLon 

l'iirjc    Street    Gy.n 

Parks: 

CenLr.nl    Square    (Meridian   f<  Border) 
Noycs    Flny&round     (Saratoca   6Boardr.:an) 


Char  lor.  tovn 


South  Boston 


L  Street  Beach 


Centra]  Area 

700  Car  Mechanical  Gnrsf.e,  (30  Kilby  St.) 

North  End  Library,  (25  Parnsenter  St.) 

\.'est   Bnd  Library,  (151  Cambridge  St.) 

City  Hall 

North  rennet  St.  Bath 

North  End  Fool  (Comnw.rcial  St.) 

Park.-;:  • 

Boston  Common 

Boston  Public  Garden 

Paul  Revere  Mall,  (Hanover  St.) 

Polcari  Playground  (Prince  St.) 


JLncJ-   Bav/l}- neon  NjJJL. 

Cambridge  Street  Fire  Station 
llyncs  Auditorium,  (900  Eoyl:-:Lon) 
Commonweal  th  Avenue 


South  £nd_ 

Fire  Station,  (700  Trcmont  St.) 
Hurley  School,  (70  l.'orccwl  or  St.) 
Boston  City  II or  pi  tal: 

Fed  i ,!  L  r  in; 

Eurnham  )V,i  i  1 il  i  up, 


Rout  b 


r.d    (conLimif.cn 

Chcevcrs    Auditorium 

UnternUy    Building    Mlcrntions 

Wards    F,G,H 

Kitchen 

Channing   Pull  ding 

Mctli.cn]  Bui  Id  inf. 

Kew  Had  i  o  1  ogy  P.u i 1 d  i ng 

Thorndike  Building 

K'ew  Walkway 


Parl;s 


V.'est  Kewton  St.  Playground 
Franklin  Square ,  (Washington  &  E. 

Brookline  Sts.) 
Carter  Playground , (Columbus  fcCaraden) 
Pinfold  and  Hanson  St.  Playground 
Castle  Square  Pork  and  Playground 
Tubman  Park,  (Columbus  Avc.1 


Po  nw  a  v  /  Kf?  tvjiQJlg. 


A  ]  1  s  t  on  -flr  ijfht on 


"CaTiTeid'School    Addition ,  (95    Beecncraft    St.) 

Parks :  .  .  .  . 

Cassidy  Park,  (Beacon  «?t .)  .ligbU.ng 
Rogers  >>ark,  (Lake  I    Foster  Sts.) 


Tr-maif.-i  I'lri'i  ,     ,    % 

— — HnnlTi^  School  Addition,  (130  bouders  Line} 
J.T.  Ksnnady  School,  (7  Bolster  bC.J 

Parks 

Arnold  Arboretum 

Murphy  riayground, (Carolina  Ave  J 

lloMi-l  Street  Play  Area 

l'eLaur-hlin  Playground ,  (Parker  11x13  & 

Fisher  Ave.") 
Olmsted  Park 


R0v1,.M-v/"-.,V.  \_CjJ_i  <■  r, 

Jill  is    School    <n!cl  i  t  ion 

Cabot    .Street    Path 

Parks: 

Franklin  Park 

Walnut  .-.ml  Cr,:\'ford  St.  Park 
Harris  Park,  (Walnut  c'ro"..';ir-.e:'.d) 
Towns end  and  Humboldt  Park 
St.  Jsm?.s  St.  Park 


North  Dorchor, for 


McCormack  Iliddle    School,     (325  Kt,    Vernon    St.) 

Parks: 

Harbor    View    St .    Play    Area 
McConnell    Park    (Sprinjjdale    L  Denny) 


Porches  tor 

Park 


Ronan  Park,  (Adams  St.  U-lt.Ida  Rd.) 
Gibco'.i  P'.cyo round  ,   (Dorchester  Ave  .&. 
Geneva  St.) 


Ro'jlindaJ  n 

Charles  Sumner  School  Addition 
Lib v a  r y ,  (4  2 3 8  Wa s h i n  j; t on  St.) 


Parks 


Mt    Pope   o-   Evergreen    Cer.ietnry 

Healy   P]  ground  ,     (Washing  on   f Firth) 


Vest  P>^hjj_rv 

Tve  til  oven  School  Addition,  (5125  Washington  St.) 
Pari-.;;: 

Billing  Field,  (I.;.r,ran*-.o  LT,i  1  levee) 
Hynes  Playground  Field  House, 
(VfWParkway) 


Hyde  Vark 

Giri-.w  School  Addition,  (AC)  Gordon  Ave.") 
E.  Greenwood  School  Addition  (612  Metropol- 
itan Ave  .) 
Hyde  P*ark  Hi;-.1.)  Addition  (655  Metropolitan  Ave.") 
District  5  Police  Renovation,  (1249  Hyde  rark  ^ 
Ave.") 


Mattapan/Franklin 

Charier,  Taylor  School  Addition,  (1060  Morton  StJ 
Mattapan  Chronic  Disease  Hospital 
Walker  Playground , (Norfolk  St.  6  Evelyn) 


CITY  OF  BOSTON 
CAPITAL  OUTLAY  PROGRAM  -  IDENTIFIED  PROJECTS  -  1968-1973 
BY  PLANNING  DISTRICTS 


East  Boston 


Police  Station  Renovation  (Porter  St.) 
East  Boston  Stadium  Renovation 
Paris  Street  Pool 


Parks 


Paris  Street  Gym  Renovation 

Jeffries  Point  Street  Hockey  Building  Renovation 

East  Boston  Stadium  Floodlights 

American  Legion  Field  Floodlights 

Paris  St.  Playground 

McLean  Playground  (Saratoga  £<  Bennington  Sts.) 

TM ,...„,} 


Noyes  Playground 
Souza  Park 
Brophy  Park 
Lamson  Playground 

Charl estoun 

Fire  Station  (Main  St.) 
Library  (Main  &  Green  Sts.) 
Kent  Elementary  School 
Doherty  Playground  (Medford  St.) 
McCarthy  Playground 
Ryan  Playground 

South  Boston 

South  Boston  High  Annex  (L  St.) 

L  Street  Bathhouse  Renovation 

Fire  Station  Renovation  (Dorchester  Ave.  &  W.  Fourth  St.; 

Tynan  Elementary  School  ■ 

Parks :  , 

Lee  Playground  (1st  &   M  Sts.) 

Fr.  Buckley  Playground  (Bolton  &  W.  3rd  Sts.; 
Thomas  Park 

Columbus  Park,  lighting 
L  Street  Beach 
Sweeny  Play   Area 

Central  Area 

Government  Center  Police  Station 
Government  Center  Cnrage 
Police  Academy  Renovation 
South  Cow   Fire  Station 
Parks: 

Boston  Common 

Pub! i  c    Garden 

lv   Fjlippo   1'L.nyground    (Snow  Hi  1 3    St.) 
-.     North    r.jul    Tark    (Com:  u-re  i  :i  ]    St  .) 
•  •..     •  BaV   Y  i  )  1  .!<■.<.'   Park  ......  . 


Bark  Bay /Beacon  Hill 

Copley  Square  High  School  Renovation 

Central  Library  Addition 

Fire  Station  Renovation  (Boylston  &  Hereford  Sts.) 

Boylston  St.  Police  Substation 

Parks: 

Myrtle  Street  Playground 

Copley  Square 

Commonwealth  Avenue  Mall 

Dartmouth  St.  Mall,  Phase  I  &  Ha 

South  End 

Carter  Temporary  School  (Camden  St.) 
City  Hospital  Biochemistry  Building 
City  Hospital,  South  Block 
Library  (685  Tremont  St.) 
Parks: 

Hayes  Park  (W.  Canton  St.) 

Carter  Playground  (Columbus  &  Camden) 

Rotch  Playground 

Bradford  St.  Playground 

Carleton  St.  Playground 

Fenway 

English  High  School 

Mission  Hill  Recreation  Building 

Mission  Hill  Playground 

Mc  Laughlin  Playground,  Parker  Hill 

Parks: 

Lee  Playground 

Fens 

Kenmore  Square 

Allston-Brightqn 

Library  (Academy  Hill  Road) 

Fire  Station  Renovation 

Boston  Business  School 

Parks : 

'Smith  Playground  (V.'estern  Ave.  &  N.  Harvard  St.) 

| Portsmouth  Street  Playground 

i Ringer  Playground  (Alls ton  St.  &  Griggs  PI.) 
•McKinney  Playground  (Faneuil  St.) 
•Rogers  Park  (Lake  £<  Foster  Sts.) 
'Cassidy  Playground  (Eeacon  St.) 
Sorrento  Playground  (Hooker  &  Goddard  Sts.) 
IHobart  Street  Cameo  Park 
'Oak  Square  Cameo  Park 


J  a maim  PI  a  l_n 

,1;k:;i's  Cur  ley  Eleven Lary  School  (Pershing  Hone]) 

— Hcnnigan  Elementary  School  (Heath  St.) 

New  Agnssiz  School  (Carolina  Ave.) 
Mor.art  St.  Playground  floodlights 
Cornwall  Playground 

Washington  Park/Model  Cities 

Police  Station  (Dudley  St.) 

Courthouse  (Dudley  St.) 

Grove  Hall  Library 

Trotter  Elementary  School 

Recreation  Center  (Washington  &  Dale  Sts.) 

Mason  School  Swimming  Pool 

Parks: 

Hannon  Playground 
:  Highland  Park  (Fort  Ave.  &  Beech  Glen  St.) 

Connally  Playground  (Marcella  &  Highland  Ave.) 

Franklin  Park 

Orchard  Park  (Chadwick  6-  Yeoman  Sts.) 

Ceylon  St.  Playground 

Eustis  St.  Playground 

Winthrop  Playground  (Dacia  &  Danube  Sts.) 

Brookside  Ave.  Park 

Howes  Playground 

Little  Scobie  (Dunreath  St.) 
.   Mt.  Pleasant  St.  Park 
. Lambert  Ave.  Playground 

Erie-Ellington  Playground 


North  Dorchester 
Parks: 

Ripley  Playground  (Ripley  Road) 
Quincy  &  Stanley  Playground 
Hancock  St.  Playground  (Downer  Ave.) 
■  Savin  Hill  Park 

;McConnell  Park  (Springdale  &  Denny) 
Boston  School  Dept.  Warehouse  (1216  Dorchester  Ave.) 


Dorchester 


Dorchester  High  Anne::  i;2,    Phase  I 

Edward  Everett  Annex  (Hernandez)  (370  .Columbia  Rd.) 

Cleveland  School  Addition 

Fields  Corner  Police  Station 

Fields  Corner  Library 

Holland  Scliool  (Olr.ey  Street) 

John  Marshall  School 

Central  Kitchen 

Murphy  Elementary  Scliool 


PnrHii":  tor    (cent"  Lnucd) 

„  Parks: 

Dorchester   Park 

Ronan   Park    (Adams    I   Mt.    Ida   Pel . ) 

Hemenway  Playground  (AdaSt.) 

Roberts  Playground  (Dunbar  Ave.) 

Garvey  Playground 

Walsh  Playground 

Tovm  Field  Floodlights 

Cronin  Playground 

Roslindal e 

Barron  Elementary  School  (Hyde  Park  Ave.  &  Stella  Rd.) 

Haley  Elementary  School  (American  Legion  Parkway) 

Healy  Playground  Pool  ! 

Archdale  Recreation  Building  j 

Parks:  '■ 

Parkman  Playground 

Fallon  Field,  lighting,  equipment  (South  &  Roberts  Sts.) 

Healy  Playground,  shelter  (Washington  &  Firth  Sts.)  ; 

Mt.  Hope  Cemetery  ! 

West  Roxbury  : 

Police  Substation  (1765  Centre  St.) 
Cannon  School  (Hastings  St.) 
Ohrenberger  School  (W.  Boundary  Road) 
Draper  Playground  (Washington  &  Stimson) 
Draper  Pool 

Hynes  Playground  Pavillion 
Parks : 

Hynes  Playground 

Billings  Field  Floodlights 

Draper  Playground  Floodlights 

Hyde  Park 

Fire  Station  (Fairmont  L   River  Sts.) 
Clifford  St.  Playground 
Parks : 

Ross  Playground  Floodlights 
JSmith  Pond  Playground 
.Readville  Playground 

Mat tnpan 

Gallivan  Blvd.  Recreation  Building 

Lee  School  (Talbot  Ave.) 

William  Bradford  Annex  (500  Morton  St.) 

Blue  Hill  Fire  Station 

Parks: 

Walker  Playground  (Norfolk  &  Evelyn  Sts.) 

Almont  St.  Playground 

.Thetford  Playground  (Evans  St.) 


The  fiscal  1974-1982  program  can  be  divided  into  two  portions. 
Through  1977,  most  projects  are  identifiable  and  in  planning.   Cost  data  is, 
therefore  based  on  specific  projections.   For  the  balance  of  the  program  general 
estimates  of  need  arc  available,  but  planning  is  not  yet  far  enough  advanced  to 
allow  specific  costing  of  projects. 
Education  and  Libraries 

School  construction  continues  to  be  a  major  emphasis  of  the  1974-1983 
program.   A  total  of  16  schools  can  be  identified  as  being  occupied  or 

substantially  completed  by  September  1977.   For  the  remaining  years  of  the  program, 

I 
plans  call  for  2  to  3  new  schools  per  year.   An  increasing  emphasis  on 

rehabilitation  of  existing  school  buildings  to  provide  more  adequate  educational 

I 

and  community  facilities  will  occur  in  the  latter  6  years. 

A  total  of  8  libraries  is  included.   Three  of  these  will  also  be  portions 
of  the  city's  regional  library  system.   These  are  larger  community  buildings  which 
support  the  local  network  of  smaller  branches.   Renovations  to  the  old  wing  of  the 
Central  Library  will  be  started,  and  the  Roxbury  Civic  Center  Regional  Library,  the 
last  portion  of  that  three  building  complex,  will  be  completed  early  in  the  program. 
Health  and  Hospitals 

■Completion  of  the  new  Outpatient  Building  Mechanical  Plant  will  bring 
Boston  City  Hospital  through  Phase  II  of  its  master  plan.   These  facilities  are 
scheduled  to  open  in  1975,  barring  unforseen  construction  problems.   Also  included  in 
this  program  are  4  health  clinics;  two  being  constructed  with  Model  Cities  (totally 
Federal) funds,  and  two  financed  as  part  of  the  community . schools  in  which  they  arc 
located. 
Public.  Safety 

Fire  Department  construction  will  receive  emphasis  during  1974-77 
portions  of  the-  program,  with  8  new  and  remodeled"  stations  planned. 


One  new  police  facility  is  planned,  accommodating  P°lice  staff  and 
facilities  for  police  horses 'and  K-9  dogs.   Both  the  Police  Department  and  the 
Public  Works  Department  will  benefit  from  the  new  Central  Maintenance  Facility  now 
under  construction. 
Renewal  and  Development 

This  ten  year  period  will  see  older  urban  renewal  programs  completed  and 
closed  out.   The  amount  indicated  over  the  ten  year  period  should  be  sufficient  to 
cover  the  city's  matching  share  of  the  project  costs,  once  the  Commonwealth  assumes 
full  financial  liability  for  its  share,  and  Community  Revenue  sharing  funds  become 
available  in  sufficient  quantity. 

The  funds  reserved  for  economic  development  are  seed  money  for  projects 

that  will  eventually  become  additions  to  the  tax  rolls. 
Parks  and  Recreation 


Parks  and  Recreation  must,  in  the  next  year,  have  adequate  funding  both 
for  normal  work  in  neighborhoods,  for  accelerated  work  on  a  large  backlog 
particularly  in  the  major  parks,  and  for  such  special  programs  as  may  be  required  by 
the  bi-centennitJl.    No  federal  or  state  assistanc  es  are  expected  for  bi-centennial 
physical  facilities. 

Public  Works 

To  some  extent  the  Public  Works  Department's  program  of  streets,  sidewalks 

and  lighting  will  also  be  affected  by  bi-cenntenial  needs.  _  And,  like  the  Parks  and 
Recreation  Department,  it  must  also  keep  up  with  its  normal  construction  workload. 
For  the  first  time,  in  1973,  Boston  received  legislative  permission  to 

t 

borrow  for'  lighting  of  public  ways  and  parks.   A  loan  providing  lights  in  business 
districts  and  in  the  Boston  Public  Garden  is  part  of  the  1974  program.   While  water 
and  sewer  programs  are  funded  at  normal  levels-  over  the  10  years,  there  is  some 
uncertainty  about  the  effect  of  environmental  programs  on  these  in  the  long  run. 


iiblir  l.orks  (Continued) 

is  hoped  thaC  nser  charges  can  finance  an  ,»»,«  portion  of  those  two  S»i«. 


t  is  hop 

Iter ntions  and  Repairs 


Alteratiens  and  repairs  arc  fended  at  a  lower  level  than  .he  ne,  construe 

i„„  program   However,  these  amounts,  which  represent  war*  above  and  oevood  normal 
laintanance,  are  needed  to  prolong  the  osetnl  Ufa  0£  bnlldings  and  eliminate  the 
ieed  for  untimely  replacements. 
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NEW      COMMUNITY     SCHOOLS 
RECREATION      BUILDINGS 
19G8-    1973 

P  Elementary 

A  Middle 

O   High 

R         Recrcntion     Bldgs. 

P  Public     Pool 
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Proposed       Community       School       Facilities 
1974      -      1982 
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New     School      Administration 
High     School 
Middle'    School 
Elementary     School 
Mann       School     tor    the     Blind 
Public      Pool 


SYSTEM     -       1973 


brary 
Library 


s      Branch 


R  Rented      Facility 


ONSTRUCTION 


OSED     FACILITIES 


T      FACILITIES 
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Stables 
Range    (outdoor) 
Academy     (  TPF  ) 
G  nra'je 
Harbor      Pal  t  ol 


FACILITIES 


<?         Renovation       for     sub- station 

A         Renovation      for 

R         Major     renovation     o 


DEPT.     FACILITIES 


FACILITIES 
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A 
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StationhouT-e 
Acadcny-  Training 
Maintenance  Shops 

Wharf 

Fire .  Alcu:;a  UQ 


IfF/J  FIRE   DEP/JTO-IEIIT   FACILITIES 
19-63    -    1973 


PROPOSED  FIRE  DEPARTMENT  FACILITIES 
1974  -  1933 
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M?.7  FdBLIC  V.'07J';G   FACILITY 
1974   -    19G3 


PUBLIC  UOlilCS   D2PAHTHEJT   FACILITIES 
1973 

HQ        Main   Service    Yard 


District    Yard 

Garbcje    Transfer 
Sanitary   Landfill 
Incinerator 
o\/cr   PiKV.piii'j   Station 


NEIGHBORHOOD  HEALTH  FACILITIES  1973 
City  Owned  Buildings 
OFD   BCM  Outpatient  Department 
City  Health  Clinics 
City  Health  Units 
F    Interim  Fanily  Life  Centers 

F    Hon  City  Buildings 


O 
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NEW  IITJALTII   FACILITIES    -    CITY  0V.1I  ED 
1974    -    1933 


O 


Neighborhood    Clinic/Fa:. lily  Lii-2    Center 


PLAYF1CLD  NIGHT  LIGHTING  PROGRAM 
O   Installed  1974 
O  Future:   197G  -  1933 


-J     V     t      ?      * 


1     y    5.   O    -  - 


«T 


j- 


il-J 


F  ■ 


(0 


I 

0 

8  1 

O 
O 

0 

0      l 
0      ' 

s. 

0 

-T 

^> 

«/» 

------ 

_. 

* 



O 

! 

0 

O 

0 

0 

O 

0 

O 

l.~! 

O 

0 

1      •  " 

-* 

** 

v> 

O 

0 

O 

0 

O 

O 

0 

- 

« 

» — 

i    -i 

3-1 

0 

0 

— f 


— 1" 


I     «■ 


. 

1   '-> 

1  -*-' 

•  \ 

•- 

_~^ 

: 

' 

: 

■.j 

TV 

•     • 

A-.. 

» J 

Q! 

*"  T- 

I 

0 

Uj 

i 

<•» 

I    cv 


I  o 

to 

CO 

O 
O 

co 

G 
2 


o 

-J 

CO 


i 


I     f 


•  \ 


O    X    X 


CO 


i;  > 


5 


<0 


O                 O  .                    O         O 

O                O                     O         o 

O                 O  |                    O          or; 

■£>                 c~  '                    o          — 

t                       -                                         *        v> 

g 

o 

o 

I 

i 

: 

SI, 000,000 
$350,000 

$450,000 
$29,000 

o            o 
o            o 
o             o 

o*           o* 
o             o 
«-»            o 

* 

- 

"■ 

■    ; 

i                    o              o                   o        o 
O               o  '                 o         o 
O               O  |                 o         o 

O                 O  1                   O          so 
i.                          O                   <-~\    '                     O           r* 

o            o 

o             o 
o            o 

o            o 
o            o 

i/-i                o 

■H                    <J 

1 

1 

I 

! 
i 

U          !          ; 

5...                        o              O  «                               r 

-  a        *               o           o  i 

I                 o             o  i                                     : 

■                              -               -     - 

_ 

:l 

1 

[       J 

'     "  i 

!          | 

§        g  ,         g             1         g             I 

•                 •                       •                                           •               1 
o                 O                       O           |                                  ©                           J 
Ci                   vt                         «-i                               >                    O 

V,     '                           •                                  ,                           .                                   > 

1 

1 

1 

1 

i 

I 

-  -  ■         •• 

=0                w           --^                                     o 

O        r.            ts,                3 

•      •                .j             1            •                           c 

.J     »                -           r-.        J      .                    o 

O                       1*      3    — <        O     »                    > 

•*                    J    I                                 y 
r       f     .-            •    £    -<         «1    .y   »h           « 

c                 _-.    c  -»       c  -r                            , 

o  «  -h       as,  ■-*.     d  Jh          a 
-*UU        U^«      nyy           .-. 

1 

r                  v    »      | 

o   —    — ♦           **    -.         . 

1 
i 

• 

] 

.    1 

<0 


"T      """ 


-j- 

l 


m 


3 


:    I 


^  ■ 
CO 
o.  : 

o 


H 


>       .  ...  _        , 
V 

1 

1 

1  ......  ,    »  ,  . 

j  --..-.- , ... 

|  -.  ■      _ 
1 

'a 

3 

: 

t 

t 

s 

1 

i 
i 

■ 

V 

i 

— 

1           1 

r """ 

l-o 

!  ' 

I j 

i 

1 

1 

■ 

II 

1 
i 

c 

i 
i 

!    .  i 

•^ 

V 

i     • 

i 

3      ll 

i 

{_  J  ~J 

— 1  -- 

t.    fk 

2             I          3 

» 

Jl    Jl 

1        °.          1 

! 

§c 

J, 

M 

C 

u 

_ 

-J 

.      r 

v 

If 

^ 

Xi 

.1 

m 

?w 

J3 

V 

V 

V 

a, 

.. 

1» 

~ 

o 

0 

•« 

»      "J 

1       D 

»5 

.5 

V 

1/1 

•V 

u. 

D. 

— ' 

u 

o 

o 

o 

I 

o 

o 

o 

./I 

; 

v> 

I 

o 

o 

o 

o 

~" 

f- 

■  -1 

._ 

"J 

o 

o 

o 

o 

© 

o 

o 

o 

o 

o 

1 

o 

V* 

<f> 

. 

2    ' 

r-<    C* 

'} 

t 

~T    — ■* 

-■4  U    U        .    = 


7582 


f 


P42  BHi  (d  C-  l   _,. 

Boston  Public  Facilities  Dept-' 
Long  range  Capital  Improve-   :. 
raents  Program,  1974-1983.    its 


